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UNCLASSIFIED 

PAGE 01 STATE 219062 
ORIGIN COME-OO 

INFO OCT-01 EUR- 1 2 ISO-OO EB-08 /021 R 

DRAFTED BY COM/OB/IT A/CHDUNBAR 
APPROVED BY EB/OC A : RAL V AREZ 
COM/OB/IT A/EHPROCTOR 
EB/ITP/EWT/DFRIED (INFO) 

004873 291758Z/45 

R 291529Z AUG 78 
FM SECSTATE WASHDC 
TO AMEMBASSY MOSCOW 

UNCLAS STATE 219062 

E.O. 11652: N/A 


Message Text 


TAGS: AFIN, BEXP, UR 

SUBJECT: SELKHOZTEKHNIKA 78 AGRICULTURAL MACHINERY FAIR, 
FY 1978, PROJECT NO. 5219 

REFERENCE: DIB-445 REPORT ON STATUS OF APPROVED BUDGET, 
JULY 31, 1978 

FOR FLANAGAN/TOOREN 


1 . OFFICE OF BUDGET REVIEW OF REFERENCED REPORT HAS REVEALED 
THE FOLLOWING DISCREPANCIES: 


2. COLUMN (2), TOTAL APPROVED BUDGET: AMOUNTS FOR 
HOSPITALITY, DOLLARS 2,250 AND OFFICE SUPPLIES, DOLLARS 
1,500 , ARE OMITTED. 

3. COLUMN (5), ESTIMATED FUTURE COSTS: ADDS TO A TOTAL OF 
DOLLARS 27,510 AND NOT DOLLARS 30,760. 

UNCLASSIFIED 


UNCLASSIFIED 
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4. COLUMN (6), TOTAL ESTIMATED COSTS: ADDS TO A TOTAL OF 
DOLLARS 205,185 AND NOT DOLLARS 208,435. 

5. COLUMN (7), ANTICIPATED FINAL BALANCE: AMOUNT FOR 
STORAGE SHOULD BE DOLLARS MINUS 500; AMOUNT FOR HOSPITALITY 

SHOULD BE DOLLARS PLUS 2,250; AMOUNT FOR OFFICE SUPPLIES 
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SHOULD BE DOLLARS PLUS 1,500. THIS COLUMN ADDS TO A 
TOTAL OF DOLLARS MINUS 9,885 AND NOT DOLLARS MINUS 
13,135. 

6. REQUEST THAT CORRECTIONS BE SHOWN IN AUGUST DIB-445. CHRISTOPHER 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 jan 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 29 aug 1978 

Decaption Date: 01 jan 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 jan 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1978STATE219062 

Document Source: CORE 

Document Unique ID: 00 

Drafter: OB/ITA/CHDUNBAR 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D780352-0987 
Format: TEL 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1978/newtext/t1 978081 2/aaaaajyt. tel 

Line Count: 68 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 

Message ID: 6bccf759-c288-dd1 1-92da-001cc4696bcc 

Office: ORIGIN COME 

Original Classification: UNCLASSIFIED 

Original Handling Restrictions: n/a 

Original Previous Classification: n/a 

Original Previous Handling Restrictions: n/a 

Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 29 mar 2005 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: N/A 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 1586648 
Secure: OPEN 
Status: NATIVE 

Subject: SELKHOZTEKHNIKA V78 AGRICULTURAL MACHINERY FAIR, FY 1978, PROJECT NO. 5219 
TAGS: AFIN, BEXP, UR 
To: MOSCOW 
Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/6bccf759-c288-dd1 1-92da-001cc4696bcc 
Review Markings: 

Sheryl P. Walter 
Declassified/Released 
US Department of State 
EO Systematic Review 
20 Mar 2014 

Markings: Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 


Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 



